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AMENDMENT OF S0UCITATlO.«/M0DlFiCATI0N OF CONTRACT . q 


t . CONTRACT ID CODE 1 p«ige ^ 
. 1 1 of 2 / / ' 


2. AM£NDMENT/MODIFlCATl0^f NO. 
MOOS 


3. EFFECTIVE DATE 
12/D5/2005 


< REQUfSmON/PURCHASE REQ. NO. 


5. PROJECT NO. (If^fiphabfB) 



COPE I IMAQM19: 



7. ADMINISTERED BY (ffdtmrihM Uem $^ ' CODE } INUL194; 



a. ISSUED BY 

OFFICE OF ACQUISITION MANAGEMENT (A/LJWAQM) 
PO BOX 91 15. ROSSLYN STATION. US DEPARTMENT OF STATE 
ARLINGTON, VA UNITED STATES 2221 9 



LOGtSTICS/MArNTENANC£/ADMINISTRATIV$ DIV (INUA/L) 
1038 S. Patrick Dr.. ATTN: JNL AIRWtNO 
PATRICK AFB, FL UNlTeD STATES 32925 



Contact Patrick Murphy 



Telephone: 321-783-9860X33163 



e. ^iAME AND ADDRESS OF CONTRACTOR (No., street couR(y, ^ato ancf Code) 

DUNS No: 808461896 

DYNCORP INTERNATIONAL LLC 
6500 WEST FREEWAY, STE 600, 

FORTWORTH>TX UNrTED STATES 76116-2187 

CODE 1 iFACILrTYCODE IWUL19^ 



(X) 



(X) 



9A. AMENDMENT OF SOLICITATION NO. 



9B. DATED (S$£tT£M1V 



10A- MODIFJCaItION of CONTRACT/ORDER 
NO.SAQMPD05C11O3 . 



108. DATED 
DS;06fiD05 



^Dtei 



>B£frEM 13) 



1 1 . THIS ITEM ONLY APPLIES TO AMENDMENTS OF SOUCITATIONS 



Th« abovo numbered <K>lkHUUion is amOTded as sal forth h | j rsextend^, | j ft nol agdanded, 

Ofto must acknowledge («GaiplQC this ameiKiment pdo^ datespecKled ta the solicHatkin or es amended, by one of ttie folMng methodat 



(a) By completing Items 8 and 15, and retuming _ 



^copies o( the amendment; Q>) 8y acknowtedginQ receipt of tNs amendment on e^ copy o( the offer 



MtMTiitted; or (c) separBte letter or telegram vvfiich includes $ reference to the aoHcltation and amflndment numbers. FAILURE OF YOlft ACKNOWLEDGMENT 
TO BE RECaVED AT THE PIAC6 DESIGNATED FOR THE RECEJFT OF OFFERS PRIOR TO THE HOUR AND DATE SPECIFIED fcwY RESULT 
IN REJECTION OF YOUR OFFER If by virlue of thte amendment you desire lo changs m offer already submitted, such change may be m^ by tetsgrssn or 
tetter^pioyid edeac htalegrwof letter makes rgterenoe to the lol^^ 



12. ACCOUNTING AND APPROPRIATION DATA (limfUM) 
See UneKem Detail 



$614,809.00 



13. THIS ITEM ONLY APPLIES TO MODIFICATION OF CONTRACTS/ORDERS. 
IT MODIRES THE COHTRACT/ORDER NO. AS DESCRIBED IN ITEM 14. 



CHECK ONE 
□ ■ 


A. THIS CHANGE ORDER IS ISSUED PURSUANT TO: (Specify authorily^ THE CHANGES SET FORTH IN ITEM 14 ARE MADE IN 
THE OONTRACT ORDER NO. IN rTEM tOA. 




THE ABOVE NUMBERED COHTRACT/ORDER 1$ HOCmEO TO REFLECT THE ADMNtSTRATNE CHANGES (such as 
changes in paying Dffk». apprpprtatlon date, etc.) SET FORTH IN ITEM 14, PURSUANT TO THE AUTHORITY OF AUmORITr OF 43.103(b). 


□ 


C. THSSUPPLEMENTALAOREEMENTJSENTEREDWOfWSUANTTOAUTHOR^ 


0 


— — — -- — — — — ,^ _ _ -. — - 

D. OTHER (Specliytyp0ofmo(mslk)ifmiaai0iarity) 

FAR 5Z232-18 Avaifablty oT Funds 


E. IMPORTANT: Contractor lis not, 


1 is required to sign this document and return copies to the Issuing offlc^. 



14. DESCRIPTION OF AMENOMENT^MODIFICATION (Orgv^wSby UCF secthn iiea<»ig$, fn^cSngsolic^tMBontractsuli/0Gt matter wh9fBfy^ 
Provide funding for BolMa and Peru Fbced Wing Operations. This modlflcatton Increases the base year (iundlr)g tff $814,809.00 from $41^«277.00 to 
$42,794,086.00. 



RELEASED IN PART 
B4 



ISA. NAME AND TlUE OF SIGNER |Type orpm 


16A. NAME AND TITLE OF CONTRACTING OFFICER flypB orprtrtt) 

PatrtcK Murp*iiy 


15B. CONTRACTOR/OFFEROR 


15C. DATE SIGNED 


16B. Un»ed Stales of America 

P^^fflk^ X2005.1^.05 


16C.DATE SIGNED 

0:59:16 -05W 


(^natura of person aifiho^ad toj^) 





PRDrtOUSEDfDON 
UNUSABLE 

UNITED STATES DEPARTMENT OF STATE 
REVIEW AUTHORITY: CHARLES E LAHIGUERA 
DATE/CASE ID: 04 JUN 2010 200800762 



5r«MQ»itO FORM 30 (REV. tC^ 
dbyGSAFAR(4SCFR} 
53^43 



UNCLASSIFIED 



UNCLASSIFIED 



Line itein 
Summary 


UOCwnOin ntrntmHtf 

SAQMPO0SCil03-M005 


11119 7 Z 1 

Mod 0005 - Funduig for Peni A; BO 


OS Dec 05 


Page 

2 of 2 


See Line Item(s) 


Ufifttlem 

No, Oescriprion 




Quantity Unit Unit Price 


Total Cost 
dndudMOimunts) 



SOOSAB 



30C6AC 



X)06AA 



[X)06AB 



}006AC 



DOld 



fNt/A Avibtfon Support Sanies 



Scheduled Flfght Hours 
Change In funding 

(Start to End) Date 

(11/01)2006 to 10^1/2006) 

Funding mformatlon: 

1900-2005 - 2007-19 571)540000-0104-0104523021- 
2722-4120-01041723- - - - 
USD27,910.00 ' 

Unscheduled Mathlenance Materia} 
Change m Funding 

(Start to End) Date 

(11A)1/2006io10iQ1/2006) 

Funding (nfornWttiQn: 

)d00-2005-2007- 19S71tS40000-Ot04-0104523Q21 ' 

2722- 4120 -0104t 723- * - - 

USD153,84d.0O 

Contractor Operated and Maintained Base Operations 
Change in Funding 

(Start to End) Date 
(11/O1l2OO6to1O/31/20OQ 

Fundfng Morma&on: 

1900.2005 - 2007-195711540000.-0136*0136507036- 

2770-4121 

USD303.283,00 

Scheduled Flfght Hours 
Change tn Funding 

(Start to End) Date 
(11>Diy2005 to 10/31/2006) 

Funding (nfofmaHon*. 

1900-2005-2007-195711540000-0136-0136507038- 

2770-4121 

USD31,061.00 

Unscheduled Mair^enance Material 
Change In Funding 

(Start to End) Date 
(11/01/2005 to 1Q/3im)6) 

FufK^ng informarion: 

1900 - 2005-2007-196711540000-0136-0136507038- 

2770-4121- - - - - 

USD26,913.00 

Peru Scheduled Maintenance Material - Major Components 
Change in Funding 

(Start to End) Date 
(11/01/2005 to 1031/2006) 

Funding infonnotion; 

1 900 - 2005 - 2007 < 1 9 571 1 S4000a - 01 36 - 01 36907036 • 

2770-4121 

USD271793.00 

iNUA Aviaffon Support Servfoes 



1.00 



l.-tX) 



1.00 



1.00 



1.00 



1.00 



IT 



11 



IT 



IT 



IT 



IT 



Previous Total: 

Mtodiflcation Total; 

Grand Totat: 
(Includes Discounis & TaooM) 



USD 
USD 
USD 



48.331.981.00 
814.809.00 
49,146,790.00 



UNCLASSIFIED 



